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Message Text 

CONFIDENTIAL 

PAGE 01 CANBER 03069 240I44Z 
ACTION SY-05 

INEO OCT-OI EA-IO ISO-00 SYE-00 OC-06 CCO-00 FBOE-00 
/022 W 

036678 240I47Z/65 

P R 240059Z APR 78 
FM AMEMBASSY CANBERRA 
TO SECSTATE WASHDC PRIORITY 3069 
INEO MSGBN HQS WASHDC 
AMEMBASSY MANILA 
AMEMBASSY SUVA 
AMCONSUL HONG KONG 
AMCONSUL SYDNEY 

CONEIDENTIAL CANBERRA 3069 

DEPT FOR SY/FO, SY/FO/MSG, AND SY/NSU; MANILA EOR RCO; HONG 
KONG FOR RSS, RTC AND COMPANY "C" CO MSGBN 

E.O. 1 1652: GDS 
TAGS: ASEC 

SUBJECT: CONSEC SEABEE AND MARINES EOR VAULT CONSTRUCTION 
SUVA 

REF: SUVA 0650 (NOTAL) 

1. REFTEL ADVISES SUVA PLANS TO BEGIN CONSTRUCTION ON C&R 
VAULT ON MAY 11. 

2. RSO RECOMMENDS THAT ASSIGNMENT OE ONE SEABEE AND THREE 
MSG'S TO PROVIDE CONSTRUCTION SECURITY AND ALTER HOURS 
COVERAGE OE CONSTRUCTION SITE EOR APPROXIMATELY THREE WEEKS. 
REQUEST DEPT COORDINATE WITH APPROPRIATE OEEICES REGARDING 
THIS RECOMMENDATION IE ASSIGNMENT OE CONSEC PERSONNEL IS 
APPROVED. 

3. SUVA HAS BEEN ADVISED OE THEIR RESPONSIBILITY REGARDING 
CONEIDENTIAL 

CONEIDENTIAL 

PAGE 02 CANBER 03069 240144Z 

THE ASSIGNEMENT OF THESE PERSONNEL. HOUSING AND OTHER 
LOGISTICAL REQUIREMENTS WILL BE MET. MARINES WILL BE 
IN CIVILIAN CLOTHES AND ARMED AT SITE. 

4. BECAUSE SYDNEY PROJECT HAS SLIPPED AND CANBERRA 
PROJECT HAS YET TO BE FIRMED, ADVISE ASSIGNMENT OE 
SEABEE STAEEORD EROM SYDNEY TO SUVA AT CONCLUSION 
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OF SYDNEY PROJECT (0/A MAY 5). 

5. PLEASE ADVISE. 

ALSTON 

CONFIDENTIAL 

NNN 
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